UNIT  CONSTRUCTION  COSTS                                  1527
Cost of Buildings Equipped Per Square Foot of Floor Space
SQ. FT. OF                     TOTAL COBT
NuMBER                          NAME OF ACCOUNT                        PLOOU SPACB        AMOUNT         I'KU SQ.FT..
7700         Crushing plant.............................         1,050               $9,208. OU            Sf>. <5l>
Accounts 7701 to 7707.1 inclusive 7800         Sampling plant.............................         C>, MO               34,108.74              5. f>0
Accounts 7801 to 7810 inclusive 8.100         Roasting plant.............................       28,740             130,734.87              4.70
Accounts 8101 to 8113.2 inclusive 8300         Revcrberutory plant.........................       20,370             172,171.55              8.4 f>
Accounts 8301 to 8305.2 "inc.—81107.2, 8312 mid 8313, do-duetin^ ana-half of  each -8314
8315 and 8318™—8310, doduotiug two-thirds of thia account 8307         Reverbcmtory boiler building................        14,310             159,710.20            11.10
Accounts 830G to 8317.2 inc. deducting one-half of 8307.2, 8312 and 8313.1, and  two-third»
of 8316 8400         Converter building..........................       20,084             210,033.37              8.28
Accounts 8401 to 8419.4 and 8425 to 8420.4 incliuiivo 8700         Boilorshop.................................         4,424               21,449,23              4.85
Accounts 8701 to 8708 inclusive 8714         Machine and carpenter shop.................         5,144              27,350.27             5,32
Accounts 8715 to 8722 inclusive 8800         Warehouse.................................         5,040              13,002.71             2,70
Accounts 8810 to 8813.11 indutuvo 8819        Laboratory................................         1,492                6/144.02              4.12
Accounts 8820 to 8831 inclusive 8840         Sample room.............................           000              2,820.11              4,71
Accounts 8841 to 8849.2 inclusive
9000        Power house...............................       32,090            359,590,10           MM)
Accounts 9001 to 9004 and 9000.01 to 9010.01 inoIuHivo, dcduetinis orw-lml f of 9014 to 9(H4,(»5
inclusive.
Cost of Buildings Equipped per Cubic Foot.
NUMBER                       NAMB OF ACCOU.VT                       p ^ ^ OP            A        '^AI. <\,HT
FLOOK Hi»AC'M          AMOUNT          VKH Ha, KT.
7700         CruslmiR plant...........................            27,040               $0,2(IK, 62           $0,34
7800         Sampling plant...........................            80,547               34.10K.74             0,42
8100         Roasting plant...........................          410,140            130,734.87             0,33
8300         Roverboratory plant.......................          474,350            172,171,55             0,30
8307        Reverbenitory boiler building...............         500,850            1011,710,20             0,32
8400         Converter building........................       1,529,030            210,033.37             0.14
8700        Boiler and blacksmith shop................           H0.2HO              21,440.23             0, JM
8714        Machine and carpenter shop...............          100,308              27,W»tt.27             0.27
8809        Warehouse...............................           83,100               Ki,002.71             0. U\
8819        Laboratory...............................            10,HO                 o, 144,02             0, HH
8840        Sample room.............................             6,000                2,8211,11             0.47
9000        Power houflo.............................         784,000            3f>0,fiOO.lO             0.4«
The amounts shown above are the •tune a* those uaml in the coat of huiltlinKii iKiuipjitHl per
square foot
Bedding Plant and Bunker Bins.   Cost per Cubic Foot of  Capacity of both Beds
and Bins
CAPACITY                                                                                                                    TOTAL CJrwr
AMOUNT         ,Piat CP« FT, 228,440 GU. ft..................................................        $lf*0,w:W.05           $0.0«
This cost oonsiats of accounts 7001 to 7008 inclusivti
The capacity was obtained by actual numauremont
Three Spreading Beds*    Cost per Cubic Foot of Capacity
TOTAL ("'OUT CAPACITY                                                                                                        AMOUNT         l»KuCftt. !«'T.
cu. ft. ^................................................        «120,177.t)4           *).7fl
This is partly as estimated coat. It wan obtained by chulue.tinii; tho cwmt of thti b\uik<*r litna installation from the total bedding plant, and mibiUtutmg th«r«for Htirh exniviition, fouitdn-tion, steel work, etc., as would bo neeasiary to provide for eorwyore 7s and IO1   0.33          520.35         0.74
